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Message Text 

UNCLASSIFIED 

PAGE 01 STATE 110986 
ORIGIN SY-05 

INFO OCT-01 AF-10 ISO-OO OC-06 CCO-OO FBOE-OO A-01 
/023R 

DRAFTED BY A/SY/NSU:GJROUSSOS:TD 
APPROVED BY A/SY/FO:PJHARRICK 
A/SY/FO/AF:MMULVEY 
DESIRED DISTRIBUTION 
OC/PE:LENGLEBRAKE 

15121 1Z 008785/41 

R 150403Z MAY 77 
FM SECSTATE WASHDC 
TO AMEMBASSY MASERU 
INFO AMEMBASSY PRETORIA 
AMEMBASSY ACCRA 
AMEMBASSY NAIROBI 
AMCONSUL CAPE TOWN 

UNCLAS STATE 1 10986 

MASERU FOR PSO, PRETORIA FOR OIC TSO, CPOIC SEABEE TEAM, 

E.O. 11652: N/A 
TAGS: ASECNSU 

SUBJECT: SEABEE TEAM FOR COMMUNICATIONS UPGRADE - ADDITION 
TO CHANCERY 

CAPE TOWN FOR EMB 

ACCRA FOR RCO, NAIROBI FOR OIC RTC, CPOIC SEABEE TEAM 
REF: STATE 10548 

1 . REFTEL APPROVED CONSTRUCTION FOR COMMUNICATIONS UPGRADE 
AND ADDITION TO CHANCERY. IN ORDER TO ASSIST FINAL SCHE- 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 110986 

DULING OF SEABEE TEAM REQUEST MASERU PROVIDE FOLLOWING 
INFORMATION: 

A. ARE ALL PROJECT MATIALS ON SITE (FLOORESCENT 
LIGHTING FIXTURES, SUSPENDED CEILINGS, RECEPTACLES, CON- 
DUIT, ETC) FOR THE ACCOMPLISHMENT OF WORK SPECIFIED IN 
CONSTRUCTION SPECIFICATIONS FORWARDED TO EMBASSY MASERU 
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ON 14 FEB 1977? 

B. ARE SPECIAL TOOLS REQUIRED FOR PROJECT? 

C. ARE GOVERNMENT QUARTERS AVAILABLE/NOT AVAILABLE FOR 
SEABEE TEAM? PRESENT PLANS ARE FOR SPECIAL PROJECT/CONSEC 

TEAM TO CONSIST OF FROM THREE TO FOUR PEOPLE. 

2. IN ORDER TO EFFECTIVELY UTILIZE CURRENT SEABEE ASSETS 
REQUEST YOU PROVIDE OIC NSU WITH ESTIMATED PROJECT START 
DATE. 

3. FINAL ITINERARY WILL BE PROVIDED WHEN FIRM PROJECT 
START DATE IS KNOWN. CHRISTOPHER 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 15-May-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977STATE1 10986 

Document Source: CORE 

Document Unique ID: 00 

Drafter: GJROUSSOS:TD 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7701 72-0566 
Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770556/aaaabvzt.tel 

Line Count: 77 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 6627d593-c288-dd1 1-92da-001cc4696bcc 
Office: ORIGIN SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 STATE 10548 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 14-Jan-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2515200 
Secure: OPEN 
Status: NATIVE 

Subject: SEABEE TEAM FOR COMMUNICATIONS UPGRADE - ADDITION TO CHANCERY CAPE TOWN FOR EMB 
TAGS: ASEC, NSU 
To: MASERU 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/6627d593-c288-dd11-92da-001cc4696bcc 
Review Markings: 
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